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ACTION AF-06 

INFO OCT-01 ISO-OO COME-OO EB-07 ( ISO ) W 

004684 

R 140900Z APR 75 

FM AMEMBASSY DAR ES SALAAM 
TO SECSTATE WASHDC 7864 

UNCLAS DAR ES SALAAM 1067 

E.O. 11652: N/A 
TAGS: BGEN, TZ 

SUBJ: FOLLOW-UP ON TENDER FOR PIPE 

REF: STATE 076919 

1. GLAMORGAN PIPE AND FOUNDRY BID FOR TENDER NO. 1 (MAJI) NOT 
ACCEPTED WHEN COMPARED WITH LOWER BIDS OF OTHER SUPPLIERS. 
CENTRAL TENDER BOARD (CTB) PROVIDED FOLLOWING LIST OF 
SUCCESSFUL PIPES AND FITTINGS BIDS: 

2. TENDER AWARDED TO: 

ITEM NO. SUPPLIER TOTAL BID AMOUNT 


A1 TO A5 NISH ZAWA LIMITED, P.O. 

HIGASHI, OSAKA, JAPAN US $ 247,75 1 
HI AND H2 -DO- US $2,259,613 

F. G, I, L, M AND 

N (WHOLE SECTIONS) -DO- US $ 62,976 

A6 AND A7 SIDO EXPORTS, MILANO, 

ITALY LIRA 730,926,000 

B, C, D, J AND K 

(WHOLE SECTIONS) HAM & BAKER, 

OLDBURY, WORSLEY, 

ENGLAND # STERLING 21.198 

3. CTB NORMALLY NOTIFIES ALL BIDDERS, BOTH SUCCESSFUL AND OTHERS, 
EVALUATION OF PARTICULAR TENDER. DELAY IN THIS INSTANCE CAUSED 
BY VACATION OF OFFICIAL ASSIGNED THIS TASK. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 14 APR 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975DARES01067 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 30-0083 
From: DAR ES SALAAM 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750453/aaaabxka.tel 

Line Count: 61 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 076919 
Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 30 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <30 JUN 2003 by maginmm>; APPROVED <22 JAN 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOLLOW-UP ON TENDER FOR PIPE 
TAGS: BGEN, TZ 
To: STATE 
Type: TE 
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